UNIT   I'ONSTUrrnoN   COSTS
Account 8848   Painting.
This covers the cost of material and labor incident to painting the sash of this building, two coats of white lead and linseed oil.
Account 8849   Machinery.
This covers the purchase price of the list of material given below together with the labor of installing it.
Factory   Fright     Clifton Two 2 by 6 roll jaw crunhtTH.    tSturfevnuf
Milling Co.). ..... ............ ..... - -  •   &i"»o.oo s.vi .so    saoi.so
4jawplute,H ..............     .......          10.00     O.HO         10. HO
4 shields ..... .............   .                     -          H-00      O.iSli           H.22
8 toggles....... .... ......              -    -                   :^ 00      0.14           a. 14
4 toggle. Heats, .............               .       .             -1 ««»     0. M            4.11
2 Jonen Hampers 10 by IS in.       . .   •         .         -10 uo     !M»r*          42.25
4 Bnum pulvcmers, t> in. jml. ......   . .   . .                 .     .   . , .        HIW.48
2 Hrnnn   ooul   griwlcrH,   light   nnti   IHO.M*
pulleys, 12 in. diameter, ,.,...                                        ,         147,02
Moisture, Hwles . ........           .      .       .                       .       .          20 , 11
SHUTS and wu*e,elhweous. . .                            •   •                   . ,           I a, 47
Account 8849.1   Motor.
This covers the purehane priee ami rost of iust ailing  tli motor,
One frli.p, Wi'Hfingitinim* motor,         .......   $ltti,77
Account 8849.2' - Shafting, Pulleys and Belting.
This account covers the cost of the matcrm! Hi*^r<*ii;Hti»tI b<*low and the labor of inst
Ono 24 in. hy 0 in. l»y lit in. hot*** ww«i «j»Ut
Four 2(1 in. Uy 0 in by Iff in, t«»n* WIHK! Mj»lit jni!It*v          .       ,    !
Two 2*2 in. by 2 in. Prinwttm duii*h jtnllry .   ....                         .    1   ^rm |f,
2(J ft, 1 in. of Iff in. xtmftmfft. ..,.,                                                    f   *l'w<w
4 rigid ring oiling pillow blocks, , . ,   .          .                               •   •  j
Two ifl in. Hiifety w»t rotlurM ... ..... . .                        •          .      ]
Ix4ather Iwlting for motor 2 in,, it in. ninl f* in,.                     . ,         . .      ;t2.04
$I7fK17 ACCOUNTS
Account 8901 --'Derricks and Construction Equipment.
This account in imlirwt «*xpt*iit4-i\ HIH* KlifMt. "fin.! rfiitrgf rt>vt*rs th« cost of all derricks, conm*te !nixt»rH, cnrts, wiigiin.s jurk.s shovds, in fact every tool uncd cluring (*un«truc*tioit* table ................	168.75      51.34         220.09
